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Message Text 



UNCLASSIFIED 
PAGE 01 STATE 15 1344 
12 

ORIGIN FBO-OI 

INFO OCT-OI EA-07 ISO-00 A-OI /OlOR 

DRAFTED BY A/FBO:WEMCCOLLOUGH:ADW 
APPROVED BY A/FBO:OCRALSTON 

107567 

R 1,22312 JUL 74 
FM SECSTATE WASHDC 
TO AMEMBASSY BANGKOK 

UNCLAS STATE 151344 

E.O. 11652: N/A 
TAGS: ABLD 

SUBJECT: OB UNDERPINNING CONTRACT NO. 48-FBO-596 
PROPERTY NO. 01316A 

REE: A BANGKOK 10312 
B DEPT. 134045 
C DEPT. OM JULY 1, 1974 

1. PARA. NO. 2 OF REP. B IN ERROR. CORRECT WORDING 

SHOULD BE, BOTH WF27 BEAMS TO CLEAR TOP OF OBX CANTELEVER 
FOOTINGS. NOT MOST AS STATED. 

2. THIS CORRECTION SHOULD CLARIFY INSTRUCTIONS RE NUMBER 
OF WF27 BEAMS REQUIRED. PILE CAP TOP ELEVATION SHOULD BE 
ADJUSTED TO SUIT 1.1 M. BOLTS. 

3. DRAWING SHOWING LINE A SUBMITTED BY REP. C. KISSINGER 



UNCLASSIFIED 



NNN 



*** Current Handling Restrictions *** n/a 
*** Current Classification *** UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 12 JUL 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE151344 

Document Source: CORE 

Document Unique ID: 00 

Drafter: WFMCCOLLOUGH:ADW 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: D7401 87-1 177 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740786/aaaahbmj.tel 

Line Count: 50 

Locator: TEXT ON MICROFILM, TEXT ON-LINE 
Office: ORIGIN FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: A BANGKOK 10312 
Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 05 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <05 JUN 2002 by thomasv0>; APPROVED <16 JAN 2003 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> gwr 971028 

Subject: OB UNDERPINNING CONTRACT NO. 48-FBO-596 PROPERTY NO. 01316A 
TAGS: ABLD, TH 
To: BANGKOK 
Type: TE 
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